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we M CEC~CT9-64 


cane NE Oh ied a 1 APR 1964 5X4 
SUBJECT : Trip Eeport, Life Support Equipment 


4a a regult of the March Piha] 2bels 
Life Suppert Exuipment, the following stetus of equipments 
ta estebliahed. 

lk. Lat 


#. Oxygen flow belancing welve conpletely desizgnec . 
Ome walve now in test. 111 be ready for air t 
installation gril 1, 1964. Eelivery cf qoalified 
production valwea to atart Hay 25, 19d4. 


bh. Installation of 3000 PSI cxygen aystems pew 
secouplished in Aircraft 131, 144, and 135, Hite 
evailable at thie tine for service bulletins 442 anc 
449 which installa this system in Aircraft 121, 122, 
125, 126, and 127 thru 131. Service bulletin 448 
(2) Kite filled. Need (2) wore kite. Service 
Vor ipees 449 (1) kit filled. KHeed three (5) mere 
its. 


c. Swit vent pressure regulater prototype veive 
will be eveilable for sirereft instelletion om Merch 26. 
Production regulatora will be availsbie on service 
bulletin 505 and 566 (Rear 124) starting Mey 158. 


wd. Oxpgen lew preesure varning light ECF in 
progress, te be subsittec. 


| : ¢. Stowing of rudder pedals bas been approved by 
eat the pilcts at These are now installed in 
Aidvereit 123 i2¢. Service bulletin 537 haz been 


released to fineteli these in 211 other aircraft. First 
kits promised by May 11, 1964. 


{. Parachute relesae incorporating stebilization 
chute release end anin parachute depley its in pretotype 
atege. Three (3) to be finished March 25. Galification 
teute ere definec and will be completed by May 24. Firat 
provuction delivery of these releases te be on June 1. 
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a. Firewel Coes tema id 


pak pO bare cit 
Lesign of the single pan M 
80 cu. in. of emergency oxygen in ee 
perachute releases te be completed by.3 


3. fevid Clark Ce. SAREE ENO 


a. Preagura suit gloves vith relocated, aeEns. 
Firat pair to be shipped fer evailustion oa 8 April. 
(Ori) AcO.AGA = U 
bh. Eight (8) pair of acdified giowes with 


eo jd 
stick feel have been shipped. The remaining 


three pair will be shipped by 15 April. 
c. Pressure suit helmet with integrated 


oxygen waak. i July thie helmet will be resdy 
for evaluatio It will incorporate . 
a larger shell te facilitete evaluation by all piieta. 


d. Tae six urise biaddera fer use with the fuil 


pressure suit will be shipped ty 16 April. 


e. The on-going program to fix all mnifitting 
avite will be completed by 1 July. 


¢. The pressure suit helmet which ia being 
modified to include « semi-rigid face barrier, | 
internal sunshade, helaet adjustuent xncbk. shielded 
communications anc lightweight earphones and ins 
flight feeding part will be completed by G May. 


justification by LAC of the new parachute 


release is the pacing item for the modified practute 


wyates teat progran. The test progran wilt gtart 
when required paraechutes are ready for delivery by 
Firewel Ce. It is plansed to complete thie test 
progras in 30 werking aGeys. 


eet 


EEE 
kiverart Systena Divisicn 
(Special Activities) 
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omy ASD/OSAA_______]:jl1f (1 April 1964) 
Distribution: 
Cy 1 ASD/OSA — 
2 - AD/@SA 
- DAD/OSA 
~ D/TECH/OSA 
~ D/FA/OSA 
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- ASD/OSA (chrono) 
- RB/OSA 
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